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Reason for Change: 
New STC SH18-41 for D429-1056 Wearplate Kits. 


Documents Affected: 
Release D5622 Rev. A, D5623 Rev. A, IIN-D429-1056 Rev. A, ICA-D429-1056 Rev. 0, MDL-D429-1056 Rev. A, ACR-D429-1056-1 Rev. A, DOC-D429-1056-1 Rev. A 
SR-D429-1056-1 Rev. A and SH18-41 Issue 1 


reate / Update Change Record Form / item Card Database 

reate / Update Packaging Process Plan (PPP) 

ed Decals required on Packaging Process Plan (PPP)? 

pdate Controlled Supplier Documents (Qpulse) Database 

pdate Grey Project Binder / Electronic Project Folder 

pdate D-Part / M-Drawing / DSI / DEO Master Binders 

pdate "Royalty Paid to" attribute (Parts sold under Dart USA STC's) 
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| 12 [Update Product Specification Files (Bluefiles) KS fo NE 

Update Approved/Preliminary Dwg PDF Files Boo 

Update Product Development Summary (STC applications) D HY 

Update QSI 021 (TC/FAA STC) and/or STC Approval List KJ [Add SH18-41 Issue 1 A 

|_16 _[Create/Update Parts / STC Database Ooo o oo 

Update / Verify Authorized Release Certificate Database KJ [Per SH18-41 Issue 1 
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Description / Action: 

Approved by TCCA 

Release D5622 Rev A & D5623 Rev A for manufacturing 

Create BOM/Routes for D429-1056-011/-013/-015/-017/-018 per Parts List in IIN-D429-1056 Rev A 
D429-1056-011/-013/-015/-017/-018 at CHG 001 


Manufacture 1 x D429-1056-017 Kit for final test fit in Calgary. 
Do not manufacture any other kits until product is shown to CCG. 
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